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LENINGRADE FOR TSO 

MOSCOW FOR RSO/TSO 

DEPT FOR SY/OPS/T 

FROM OIC/RTC 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: FIRE ALARM INSTALLATION AND ATTIC PLUMBING PROJECT 

REF: (A) LENINGRAD 499, (B) LENINGRAD 773, (C) STATE 68050 
(D) DOIG/BRYAN DISCUSSION DURING OIC/RTC MARCH VISIT 

1 . REQUEST TSO ADVISE RTC PROJECTED SEABEE REQUIREMENTS TO 
COMPLETE FIRE ALARM INSTALLATION. FOR EXAMPLE ARE SEABEE 
ELECTRICIANS REALLY NECESSARY OR DO YOU REQUIRE SKILLED PERSONNEL 
FOR INSTALLATION OF CONDUIT, ETC? IS ESTIMATE OF 60 DAYS ACCUATE 
ESTIMATE OF TIME REQUIRED TO COMPLETE INSTALLATION IN 
RESTRICTED AREAS OR IS ESTIMATE FOR COMPLETION OF ENTIRE PROJECT 
IN ALL AREAS? DO YOU REQUIRE TWO ADDITIONAL MEN OR IS ONE 
SUFFICIENT CONSIDERING RECENT ARRIVAL OF RESIDENT SEABEE? 
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2. REQUEST TSO ADVISE REQUIREMENTS FOR ATTIC PLUMBING PROJECT 
USING SAME CONSIDERATIONS LISTED IN PARA 1. 

3. UPON RECEIPT OF REQUESTED INFO RTC FRANKFURT WILL 
COORDINATE PROJECTS MANPOWER NEEDS AND ADVISE POST OF ESTIMATED 
SCHEDULING DATES. LEHMANN 
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